25X1A9a 


_ Approved For Release 2001/08/14 : CIA-RD| 


MEMORANDUM FOR: 1, USAF 


AFCIO<5 


rar 5) 
1300879R001000050053-2 
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31 May 1961 


SUBJECT 3 Fuel Storage Tenke for Project "0" 


i. The follewing fuel storage tanks are required for Project *0”: 


sre 


25,000 gallon 
4O,000 gallon 
250,000 gallon 
26,000 gelion 


"Sizes may vary by / 106 


QUABTITY PURPOSE 


115/245 AvOes 


Special 
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&. Request we be informed on the availability of the four £50,000 
tanks pricr to requisitioning then for the Project. Consideration 


f 
BUMENT NO. we A bie riamts 
i ‘EE IN CLASS. a 


CHANGE! 
Hees DATE: 
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is still being given to contracting separately for the manufacture and 
erection of these tanks. A decision will be mde after we heave reviewed 
the comparative coats and technical feasibility of doing the work with the 
Project. construction contractor or with a sub-contractor. Shipment of the 
other tanks may be made as soon as available. 


ae il 
Lt. Colonel, USAF 
Chief, Syecial Projects, Materiel 
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